BILL NO. S-71-08- 02- 

SPECIAL ORDINANCE NO. S- 7 - 3 '/- // 

AN ORDINANCE approving contract with JOHN DEHNER, 

INC. for construction of Drainage Relief Resolution 
254-1971 along Washington Center Road. 

BE IT ORDAINED BY THE COMMON COUNCIL OF THE CITY OF FORT WAYNE, 

INDIANA: 

SECTION 1. The contract approved July 27, 1971, between 

the City of Fort Wayne, by and through its Mayor and Board of 

Public Works, and JOHN DEHNER, INC., for Sewer Resolution No. 

254-1971, construction of Drainage Relief as follows: 

Beginning at a proposed concrete headwall to be 
constructed by others, located 55+ feet North of 
the centerline of Washington Center Road and 
400+ feet West of the centerline of Old State 
Road #427; thence South a distance of 70+ feet, 
terminating at a proposed manhole located on the 
South side of Washington Center Road. 

Said sewers shall be 36 and 54 inches in diameter, 

for a total cost of $5,160.55, all as more particularly set 
forth in said contract, which is on file in the office of the 
Board of Public Works and is by reference incorporated herein 
and made a part hereof, is hereby in all things ratified, con- 
firmed and approved. 

SECTION 2. This Ordinance shall be in full force and 
effect from and after its passage and approval by the Mayor. 
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Passed and adopted by the Common Council of the City of Fort Wayne, Indiana, as 
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Bill No. S-71 -03-02 

REPORT OF THE COMMITTEE ON fiTTY TTTTT.TTTES 
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have had said Ordinance under consideration and beg leave to report back to the Common 
Council that said Ordinance PASS. 


JACK K. DUNIFON. Chairman 


WILLIAM K. GEAKE. Vice-Chairman 


THOMAS G. ADAMS 

JOHN NITCKOLS 

HERBERT G. TIPTON. 



CONCURRED IN 

DAT E * H FUAD G. BONAHOCM, CITY CLERK 


